
RAJASTHAN UNIVERSITY LIBRARY 

DATE LABEL 

l/'t.' I 



Date of Release 

Accfi. No. 

for loan 

This book -should be returned to the library on or 

before the date last stamped below. 






[Gratis]. 


ADMINISTRATION REPORT 

OK TIIK 

PUBLIC WORKS DEPARTMENT, 

RAIPUTANA 

For the year 1919=20, 


I’KIOTEl) AT TJIK SCOrjTSU MISSION PHESS, 

1921 . 




ADMINISTRATION REPORT 


OK THK 

Public Works Deparlmcnt, Rajputana, for the year 1919-20. 


KnVKNUE. 

1. The iotal Public Works revenue amounted to Rs. 42,263 as detailed 
bt-ifiw ; — 

Rs. 

XXX — Minor Works and Navigation ... ... 10,721 

X'XXl— Civil Works... 23,348 

XXXIV— MiVitar}' Works 2,194 

Total Revenue ... 42,263 

Of tlie revenue under Minor works and Navigation Rs. 12,711 was 
realised from the levy of water rates ou account of water supplied for irri- 
gation-purposes from the Government tanks in Ajmer-Merwara, and the 
remainder from rents of buildings, fines and miscellaneous sources. The 
revenue under Imperial Civil and Military Works consisted mainly of rents 
of buildings, sales of took and plant and materials from old buildings, and 
“fines, refunds aiid miscellaneous.” 

Expenditure. 


.. 2. The total expenditure (including Establishment and tools and plant 
chairges) on Public Works during tbeyear 1919-20 aradunted to Rs. 8,93,904 
as noted below r 



Itnjtcrial. 

83. — Fuuiinc Relief Works ... • 

Jj.'j, — Construction of Protective Irrigatioit 

Works V..' 

43. — Irrigation, ^fiiior Works and Naviga- 
tjlOQ 

45. — Civil Works 

47. — Imperial Military Works 
Other Remittance Accounts.— 

*• His Majesty’s Government";— 
ExPENDn oan ox 

(i) Providing temporary accommod.'i- 

■ tiou for Indian Infantry Lines. 
Doesa Rs. 11,820 

(ii) Expansion of Indian Infantry Lines, 

Dcoli Rs.— 3,089 

/.o<W. Funds and Contributions. 
Loctil Funds.— Civil Works 

Contributions {SlhL^^^Works !!! 

TaJeavi advances. 

Irrigation Works 

' Grand Total 


Expenditure 

in 

Indi.'i. 

Expenditure 

in 

England. 

Total. 

Rs. 

Rs. 

Rs. 

6,849 

•- 

6,849 

(5,275 


6,27.5 

1,02,241 

5,81,858 

1,07,173 

’ 2,m 

3,004 

1,02,241 

5,84,732 

1,10,177 

8,731 


8,731 

25,026 

45,116 

4,757 

... 

25,026 

45,116 

4,757 

■ • • 

8,88,026 

5,878 

8,93,904 









3. 47.— IMPERIAL MILITARY WORKS. 


Military Buildings and Roads. 

(a) “ SPEGML DEMANDS,” ORIGINAL WORKS. 

An expenditure of Rs. 14,188 (including Rs. 3,004 spent in England 
on purchase of cooking stoves, fittings etc.) was incurred during the year on 
the work of constructing 16 married family quarters for British troops at 
Mount Abu. 

The plinth area estimate of this project amounted to Rs. 1 ,.57,920, but 
the work was slipped within three months of its commencement under 
orders from the Military authorities owing to insufficiency of funds. 

(&) “ ORDINARY DEMANDS.” 

The expenditure on Original Works and Repairs (excluding Contribu- 
tional works) was Rs. 44,614 and Rs. 26,750 respectively. 

The following Major and Minor works exceeding Rs. 500 each were 
carried out or were in progress during the year. 


Major Works. 


II. Accommodation for Indian Troops. 

1. Expansion of the Indian Infantry Lines at Erinpura. 

Estimated cost (exclusive of establishment and tools and plant charges^) ... Rs. 48,104 
Expenditure during 1919-20 „ „ ... ... „ 7,238 

Expenditure to end of 1919-20 „ „ „ 41,486 

This work was undertaken originally in 1918 in connection with the 
War, and the expenditure was debited in the first instance to “ His Majes- 
ty’s Governraenv’ The whole cost was, however, subsequently charged to 
“47 -Military Works, Ordinary demands” during 1919-20, under orders 
from the Government of India. The following are details of the works 
comprised in the project ; — 

Estimated Es^ndilure Expenditure 
cost. during to end 

ms-so. mo-so. 

Rs. Rs. Rs. 

33,416 3,203 31,682 

2059 39 2,050 

430 ... 439 

2,199') These two works ' 

f- have been undertaken 

1.500 J in 1920-21. 

4,000 29 3,348 

4.500 956 956 

3,011 3,011 


48,104 7,238 41,486 


5 Barracks for 50 Single men each 

Constructing 3 Cook-houses 

Constructing 14 bathing cubicles for 375 men 
Constructing ration stores for 250 men 

Plastering 

Constructing ride ranges 

Compensation to contractors 

Add Materials at site 

Total 


Minor Works. 


J.— 


Accommodation for British 

Estimated 

cost. 

Expenditun. 

during 

lSl9.tO, 

Troops. (Hospitals ). — 

2. Converting the roof of the Operating Room 
in the Station Hospital, Deesa, from 
double tiles to corrugated iron sheets with 

Rs. 

Rs. ■ 

double tiles 

1,817 

1,812 

Completed. 



IV, — Gni< ,'al Oaninuin'nU Tl'o?7.'3. — 

•3. Deepening well Xo. I in Nek Chal Tank tor 

>1 

Rs. 

Krpciidituir 

durimi 

7019-20. 

Rs. 

the use of the Deoli Regiment 

Ba I'l'iirt- Drparim vn 1 . — 

4. .Supplying furniture for the Jmlun Station 

926 

872 

Completed. 

ITospitiil. Deoli 

."i, Suppljring furniture for the Indian Station 

S3S 

« 298 

1 798 
Completed. 

Hospital, Deoli 

6, .Supplying tcakwood furniture for the Indian 

.504 

500 

Completed. 

.Station Hospital, Erinpum 

2,207 

'' 246 


t 2,223 
Completed. 


7. Supplying new furniture for the Hospital 

at Erinpara, (OflScers’ Ward) 

I 

8. Supplying new furniture for the British 

Station- Hospital, Abu ... 


' 69 

1,030 -t- S6] 

Completed. 

1,127 675 

In progress. 


4. Other Remittance Accounts. — “His Majesty's Government.” 


( A ). Providing temporary accommodation for Indian Infantry at 
peesa. 


This work, which was originally taken up in April 1918 in connection 
with the "War to provide accommodation for one of the prospective new 
battalions -of Indian Infantry, was completed during the y(‘ar 1919-20. 
The estimate for the work amounted to Rs. 84,694 inclusive of e.stablish- 
ment and tools and plant charges, while the expenditure was Rs. 64,059 and 
11,820 during 1918-19 and 1919-20 respectively. The whole cost was 
debited to “ His Majesty’s Government.” 

The following are details of the works and repairs comprised in the 
project ; — 


Indian Infaniri/ Lims . — 

1. Constructing cooking sheds compris- 

ing 16 blocks 

2. Repairs and alterations to married 

quarters to accommod;ite single men 

3. Turning tiles and special repairs of 

married quarters 

4. Providing verandah on the front side 

of married quarters 

5. Sj)eVial repaiis and turning tiles of 

Armourei-’s shop 

6. Providing arm-racks for 2/3rd Gaur 

Brahmans 


Kill mail’d 
io«t. 

Rs. 

K\ peiiditurc 
cturinij 
1919-80. 

Rs. 

' /irjtriidilniv. 
to rnd Of' 
1070-80, 

Rs. 

10,210 

86 

10,205 

Comjileted. 

5,517 

39!i 

5,7.56 

Completed. 

7,21(i 

673 

6,637 

f 'Jtimplcted. 

7,214 

... 

8,224 

Completed. 

6.31 

... 

6.55 

Completed. 

1,072 

• •• 

1,001 


Completed. 


During 1010-20. -j- To end of 1910-20. 
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Ihlimaiid JixjKnditttre L'xpendilu/r 
font. durinff to end of 

1930-S0. 1DI9-S0. 

Hoyal Artifirry imtJ British Infantry Lines. — Rs, Rs. Rs. 

7. Special repairs, turning tiles and re- 

tiling Station Hospital and Euro- 
pean Infantry and Rovnl Artillery 

Lines 29,78S 2,638 19,767 

Completed. 

8. Making artn-raoks for 450 rifles for the 

120bh Infantry 394 37.5 375 

Completed. 

9. Providing a pump for diuwing water 

from wells ... ... 4,150 6,262 6,262 

Completed. 

10. Repairing damages caused by heavy 

rainfall to Kutcha barracks in 

Native Infantiy Lines 4,1.57 20 3,867 

Completed. 

11. jilaking kit-i-acks for married blocks of 

Indian Infantry Lines 846 120 718 

Completed. 

12. Conversion of existing “A” rifle 

range into galleiy pattern range 

and repairs etc 3,824 60 3,904 

Completed. 

13. Making pu/i'/rtf platform lor latrine and 

urinals 00 ... 89 

Completed. 

14. flaking a piiklca drain nejir well No. 1, 

European Infantry Lines 50 8 50 

15. Constructing an incinerator for Euro- 

pean Infantry Lines 159 .5 159 

16. Removing the slab stone floor from 

gun-sbcd and refixing them with 

lime concrete in racquet court ... 373 18 327 

17. Making temporary wind-mill targets 

for"B” r.ange 400 ... 363 

18. Spedal Repairs to Staff Sergeant’s 

quarters ... 159 

19. Providing wire giiuze shutters for 

cook-house in Ro 3 ’nl Artillery Lines 51 


Total 

76,301 10,649 

68,359 

Establishment and tools and plant 

8,393 1,171 

7,520 

Grand Total 

84,694 11,820 

75,879 

(JS). JExpansion of the Indian Infantry Lines, Deoli.— 



Work on this .scherne, of which the estimate amounted to Bs. 1,82,754 
was commenced in September 1918, but upon the announcement of tlie 
Annistice in November of the same year it was stopped under orders of the 
Military authorities. The expenditure in 1918-19 amounted to.B,s. 28,038 
on account of compensation to contractors, cost of materials collected and 
excavation of foundations, and was debited to “ His Majesty’s Government.” 
The estimate was closed during 1 919-20 : some compensation was paid to 
the contractors, and the amount realised from the sale of materials was 
credited to the work during the year. 

Expenditure in 1919-20 — * 3,089 

* (On account of credit for sale of materials). 
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45.-IMPERIAL 0IV13: WORKS. 

OiviL Brnimxos. 

5 Tiiy cx])fadituve on Original ^'<1x1:5 jnid on Repairs, Civil Build- 
J3;:s, v.'as Rs. l.O'i.riCl and 43,G7(i I'espoctively. 

Ti'if' toilowinjr Original Work.*; o.'ceeediuir Rs. 500 each were carried 
on; i>r v'H’C in nrcjgross during the year: — 

t\'hiial>il Eipcwlitiire 
coit. anring 

ISJO-nO. 

Pfc5!'fi a-ivl Tiknraphs . — Ks. Rs. 

1. Constructing n new Post Office at 

Ajmer, with ijuarfcers for the Post 

Master ... 1,72,647 17,950 In progress. 

2. Constructing S marriet] and 4 bachelor 

telcEiinphi.sts’ quarters at Ajmei", 

with out-houses 67,490 1 9,010 In progress. 

‘.1. Alterations to Telegraph buildings, 

Dees:! 522 517 Completed. 

Salt . — 

4. Surveying work required at the Saiii- 

bhar Salt' Lake 1,994 29R In progress. 

Administration . — 

.5. Providing teak w'ood screen for the 

Political Agent’s bungalow at Deoli. 770 757 Completed. 

6. Additions and alterations^,to Confiden- 

tial Clerk’s quarters at the A.G.G.’s 

Camp Office, Ajmer 1,989 1,844 „ 

7. Constructing quarters for the Hon’ble 

the A.Q.G.'s Chauffeur at Ajmer ... 3,456 1,8.59 In progress, 

8. Providing wire gauze against iron 

gi’atings • in the Treasury room, 

Ajmer 735 699 Completed, 

9. Providing accommodation for Tahsil, 

Forest and Police staff etc. at 

Mount Abu .59^547 *8,965 In progress, 

10. Constructing quarters for A. G. G.’s f 60,055 

Confidential Clerk at Mount Abu ... 7,964 7,108 „ 

11. Making a new' well for the Tahsil 

. buildings at Mount Abu 2,254 , 562 „ 

12. Providing wire gauze shutters, kiteben 

chimney etc, in the bungalow “Club ’ 

Gate" Mount Abu 1,135 1,131 Completed, 

13. Constructing a gra^s shed and .stalls 

for the buugiilD'.v “Club gate,” 

Mount Abu 857 857 „ 

14. Constructing a grass shed at Assis- 

tant’s quarter No. 4, " The Knoll,” 

at Mount Abu 706 694 „ 

Minor Bfipaitmnnts . — 

15. Converting cerlain rooms of the Tahsil 

at Ajmer to .suit the Museum .. 1,054 1,103 „ 

1 6. Constructing quarters for the Chowki- 

dar of Abdullah Khan’s tomb, Ajmer. 763 777 „ 

17. Substituting cliain rail by a masonry 

compound wall in the Badshnhi 

\))^ildiug, Ajmer 775 717 „ 

EdivciiUonal . — 

18. Constructing new Government High 4,83,734 * 69,533 In progress. 

School at Ajmer 2.23,849 


* Daring 1919-20, 


•j- To end of 1919-20. 
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BtlimaM Exptnditxin 
co*t. durtng J019-S0. 

Ilf. Hk. 

19. Extension of the Normal and Model ‘ 1,01,718 * 16,999 In progress. 

School buildings, Ajmer 42,042 

20. Adding a class room each to the 

Secondarj- Vernacular Schools at 5,154 * 417 Completed.' 

Saradhua, Pisang.-in and Masnda ... f 5,181 

21. Improving roads of the Govemioeiit 

College, Ajmer 714 707 

22. Constructing an additional room for 

the Secondary A’ornaculiir School at 

Sawar 3,215 3,039 „ 

23. Providing b.-ithing platforms and 

latiines etc. in the Government 

College, Ajmer 2,37(5 2,357 

24. Constructing a Boarding House, Super- 

mtcndenl.’s quarters, and Eitchen 

etc. for the Secondary Veniacnlar 10,761 * 200 

School fit Bilim ■}• 10,763 

Ecclea iaslical . — 

25. Providing a compound wall and giite 

for the extension of the cemetery 

at Mount Abu ... ... ... 1,840 1,.520 In progress. 

Jails . — 

26. Constructing si cookhouse at the Cen- 

tralJ.ail, Ajmer .5,786 5.815 Completed. 

27. Deepening 3 wells m the Jail garden, 

and opening two wells inside the 

Jail, at Ajmer 7,157 7,427 „ 

28. Improving the water supply of the 

Central Jail, Ajmer 8,080 8,081 In progress. 

29. Constructing a shed for cfittle fit the 

Centnil Jail, Ajmer 962 1,042 Completed. 

30. Providing Sojat stone seats for night 

latrines at the Central Jail, Ajmer. 552 497 

31. Additions and tilterntions to the Sub- 


Inspector’s quarters attached to the 
Mfigistintc's Jail, Mount Abu 

907 

900 


Police . — 

32. Levelling aud dressing the jxirade 
ground in thd Police Lines at Ajmer. 

667 

652 


33. Additions and filtcrations to the Police 
out-post .'ll. Ajmeri gate, Beaw.ar ... 

966 

909 


Medical — 

34. Providing wire gfiuze doors find venti- 
Ifitors to the Agency Hospital, 
Dooli 

2,518 

2,527 


Miscellaneous . — 

35. Additions .and unjirovcmeuts to the 
Public Works Department Office 
fit Nasimbad 

711 

715 


36. Additions and alterations to the Old 
Agency Hospital, Mount Abu, 

1,967 ■ 

* 706 

II 

(used as a resiuential building) ... 


1 1.961 


Miscdia'iieous Pvhlic Improvements . — 

37. Survey of sites for buildings etc. at 
Mount Abu, during 1919-20 

747 

626 

In progress. 

38. T.aldng observations of, and clearing 
site for inspection across, the 
Undra Nullah in connection with 
Abu AVater Supply Scheme 

666 

631 

Completed. 


* During 1919-20. To end of 1919.20. 
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CoMMUNICATIOXS. — IaIPERIAI,. CiVIL. 


6. The expenditure on Original Works and Repairs, Coramunieationp, 
was Rp. ;{3,010 and 1,77,226 respectively. 

The Original Works carried out or in progress during the year are 
noted hfclovr : — 


1 . 


4 


5. 


0). 


7. 


8 . 


9, 

10 . 

11 . 

12 . 


Widening the rtict.vllcd 2 )orfciou ol the 
Ajmer- Jlo.iwiir road from the Trevor 
Town Hnll to tlie Martindale 

Bridge, Ajmer 

Providing r.iised foot-paths along the 
Ajmer-Beawar roiid from the Trevor 
Toxvn Hull to she Martindale 

Bridge, Ajmer 

Improving drain.age of ditto. 
Constructing ti ferry boat for the 
Banas crossing on the Nasirabad- 
Deoli road ... 

Raising parapets of the culverts on 
Ajmer-Nnsirabad road 
Constructing a road dam in mile 18 of 

Ajmer-Beawar road 

Improving drainage of the Ajmer- 
Beawar road opposite the Railwaj' 

Station, Ajmer 

Widening Bcawar-Dawair road bet- 
ween miles 36 and 37 

(a) (Remainder of work abandoned, ride S. iS. 

Paving road dams with atone on edge 
in lime masoniy on Beawar-Dawnir 
lioad ... ... ... 

Supplying new furniture for the In- 
spection bungalow at Erinpura ... 
Improving the Be.awav-Dawair Road 
at mile 4'1, furlong 3, in Todgarh 

Sub-collectorate 

M.alring a temporary crossing across the 
Jaw,ai river on Erinpum cart road... 


K^timab'd 

CoH. 

Expenditure 
during 1979-SO. 


Rs. 

Rs. 


17,829 

8,966 

In progress. 

12,772 

14,001 

3,442 

7,074 

»> 

11 

6ill7 

6,304 

Completed. 

1,285 

1,316 

11 

1,086 

353 

In progress. 

2,793 

* 12 
t 2,936 

ft 

2, OK) (o) 410 Completed, 

s No. mi.C. dated 22-8-1919.) 

1,912 

1,6.59 

1,190 
* 979 
t 1.407 

In progress. 
*> 

932 

515 

if 

862 

S62 

Completed. 


43.— MINOR WORKS AND NAVIGATION. 

7. The expenditure under this head on Works .and Repairs, includ- 
ing Establishment and Tools and Plant, was Rs. 1,02,241 which was incurred 
on the maintenance and repairs of Government tanks in Ajjner-Merwara. 

Tlic following original works exceeding Rs, 500 each were carried out 
or were in progress during the year ;~ 



EetimaO'd 

coif. 

Exp'.nditnri- 
during 1919-cO. 


Capitai’ Worlta. — Head Worlcs — 

Us. 

Rs. 


1. Restoring the lyfakrera Tank No, 168 
in Beawar Sub-collectoratc 

Bevemie Worlis — Hxtomions and Ivvprovc- 
7n^s.-^TanIes and Resiirvoirs . — 

2/ .Strengthening the dam of Dabrela 
Tank No. 29-214 in Ajmer Sub-col- 
lectorate 

61,146 

' 11, .540 
t 20.622 

In progress. 

8,863 

2,665 
t 6,835 

In progress. 

■ 3. .Rebuilding portions of ducts Nos, 1 

and 2 of Ram8.ar tank No. 89-28, 
Ajmer Sub-collcctomte 

3, .536 

» 1,893 
13.419 

Completed, 


Uuring 191(1-20. 


•j- To end of 1919-20. 
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Eitmaled ExpivdUnrf 
co»t. during 1919-SO. 


Providing a weir to Lachmipura Tank, 
No. 63-606, Ajmer Sub-collectorate 

817 

129 
t 802 

Completed. 

Providing pucca masonry w.ill and 
deepening in certain places the 
duct of Khnrabaln tank No. 97 at 
Kukerkhcra in Todgarh Sub-eol- 
lectorate 

2,750 

1,1.39 

hi progress. 

Providing dry stone pitching to Rata 
Bhata ttink No. 64-251 at Nolia 
Ijalpnra in Todgarh Snb-collect- 
omte 

899 

* 263 
t 786 

Completed. 

Providing wing walls to the sluices of 
Kalinger tank No. 7.3-128 in Bea- 
w.ar Sub-collectorate 

815 

456 

In progress. 


85.— CONSTRUCTION OF PROTECTIVE IRRIGATION WORKS. 

8. Tlie expenditure under this head was Rs. G,275 on the works 
noted below : — 


PreUmviiary nxpr.nsca . — 

1. Taking River discharge observations in 

Ajiner-Merwara during the mon- 
soon of 1919 

2. Survc}' of Famine Relief projects in 

Ajmer District during 1919-20 ... 
8. Survey of Famine Relief projects in 
Morwara District during 1919-20... 


Estimated Expenditure 
cos*. during t9J9-S0, 


948 

3,037 

2,709 


y 0,275 


33.— FAMINE RELIEF WORKS. 

9. A sum of Rs. 6,849 was spent under this head during 1919-20. 
The following works were undertaken : — 



Estimated 

Expenditure 


east. 

during 1919-30. 

1. Raising and strengthening Lotiana 
3’ank No, 91-390 in Beawnr Snb- 

Rs. 

Rs. 

collectorate . . . 

(a) The rcninindcr of the work is to be com. 
pletcfl as an orcUnniy irrigation work. 

18,037 

(a) 3,256 In progress. 

2. Repairing ■ front slope of Rapnagar 
Tank No. 49-46 in Todgarh Sub- 


- 

collectorate 

(t) Remaining portion completed from grant 
for " 43.Irrigation 

3,857 

(5) 2,718 Completed. 


LOCAL FUNDS AND CONTRIBUTIONS. 


Civil TFor^s. 

10. The total expenditure on Local Funds and Contributional Works, 
Civil, (including establishment and. tools and plant charges), was Rs. 25.026 
and 45,116 respectively. 

The following Original Works, exceeding Rs, 500 each, were carried 
out, or were in progress, during the year.- — 


Poring 1019-20. 


'J'o eml of 1910.20. 


9 


OiuGiKAi. Works. 


Exclvlcd Loral Fumls. 

1. Im])rovement'' t.i tho Dislricl. Fnnd 

^^oacl^• in riie Ajmer Di'^trict 

Con 1 1 on o> U'orAv. — 

2. Kcw M’.pply of tools and plant for the 

Ajmer iLunicipalitv 

Special repairs to Bnnas ferr}’ boats on 
Nasirabad-Dooli Road 

4. Construct, in;' nddilionni room for the 

Primary School at Karel ... 

5. Uitto. atJalia 

6. Ditto. at Kadcra ... 

T.. Constructing a new room for the Ver- 
nacular school at IJaghoKi ... 

8. Constructing additional room for the 

Priinar}’ School at Sawar 

9. Improvements to the Primary School 

at Masuda 

10. Constructing nurses’ quarters and a 

wash-room attached to the Female 
mission Hospital, Ajmer 

11. Constructing a new School house at 

Kotra 

12. Additions and .alterations to the 

Primary School at Bhim 


i’l-liiimt'.'J 

Erp^'iidilnrc 
during J919-S0. 

Rs. 

Rs. 

• 

8.448 

2,395 

In progress, 

906 

,)65 

T) 

1.566 

500 

II 

2,500 

1.171 

II 

2.851 

2,226 

Completed. 

2,792 

938 

In progress. 

2.(51 1 

2,772 

Completed. 

8, .579 

t 278 
t 3,565 

Completed. 

960 

860 

Completed. 

7,317 

t 632 
: 3,511 

II 

5, 98.3 

t 69 
: 6,046 

>1 

3,47.5 

1,052 

In progress. 


Rkpaibs (Local Funds and Contiubutional). 

Tho following expenditure was incurred during 1919-20 : — 

Excluded Contributions, 
Local funds. Civil. 

Rs. Rs. 

Civil Buildings 9 866 

Communications ‘ 17,997 1,010 

miscellaneous Public Improvements (water 

supply etc.) 25,942 


Total ... 18,006 27,318 


Contiubutional Works, Military. 


1 1. The following Military contributional works were also carried out 
during the year : — 


1. Constructing a class room ou the first 

floor of gymnasium iii the Abu 
Lawrcuce School ... 

2. Constructing six quarters for servants 

in the Abu Lawrence School. 

3. Extending the existing kitchen and 

\ bonverting tailor’s house into a new 
Kitchen at the Abu Lawrence 
School ... .«« * 9 * 

4. Extension of play-ground of the Abq 

Lawrence School ' 


Esiimahd 

cost. 

Erpcndiltirr 
during 1919.90. 

Rs. 

Rs. 


9,272 

43 

111 progress, 

3,853 

3,853 

Completed. 

1,531 

t —60 
+ .1,426 

Completed. 

1,419 

t 734 
t 1,264 

Completed. 


Unfiniflicd work of previous year. 


t During 1010.20. 


:|; To und of 1010.20. 
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ESTAB1-.ISI-LMENT. 

12. Tbu listrtblishmenl chju*<;cs for the year 1019-20 aniounteil to 
Rs. 1,61,182 as tlolailed below, or 24 '68 per cent/, upon the outlay on Worbs 
and Repairs (excludijig outlay on which Ehtabli-shnumt charges were specially 
exempted or wore not leviahle under the rules), as against 22'Ou per cent, 
in the previous year: — 


I'nnd and Major Head, 

Outlay on 
Wfiiks and 
Rcpaiih on 
wliicli pcrecn- 
t.igc i"- 
cliarjted. 

Cl)ar!,’i’‘i for 
Kstabli'-li- 
ment . 

Pi-reentngo for Establish- 
ment upon the outlay on 
Works and 'Repairs. 

l!M9-20. 

1918-1!). 

iMl’intlAb. 

Iks. 

Rs. 



31f — Famine J^eliof Works ... 

92 

-l 

4 ‘50 

• « • 

33 — J ’roteciiA'o ] rrig.-ition 





Work.s 

... ' ... 

1,109 

.l?.i 

4.3*61 

36-79 

43 — jMinor Works iind Is'av- 



• 


igation 


67,322 


■11 -46 

42-42 

45 — Tmporial Civil Woiks ,,, 

.Jfi.V>r‘9 


22-67 

22-P.3 

47 — Imperial ^Military Works 





(Ordinary tmd Special 





jOemands) 

S2..”)-}S' 

1 8,71 S 

22'tiir 

2-2-68 

Barrack Jlcparlnicnt (Rili- 





tary) . 

« « • • » • • 

5,762 

576 

I o-oo 

lU-00 


rWnr Controller. 

• -26,3‘<1 

- 2,506 

- 9’5i> 

- 9-50 

Other Works 

Civil Uepart- 
mfnt(Rcsidcu- 

-n.< 

1 94 

22-4 9 

22-50 


1 cy furiiituve). 


1§- 2.095 



LoCAIj FrNJls CoXTHIllfTIO.NS. 





Excluded Ijocal Funds. Civil 





W(.rk.s 

» • • « • • 

20,200 

4.163 

22-09 

32-52 

Contrihution 

Works — Civil. 

36.228 

7,947 

•2 1-9-1 

-22-76 

CoJitrihu»ion Works, Militjiry 


... 


»»« 

. 

- 

Total 


1,61,182 

24-tl8 

22-30 


* Inrliuli-. till- fiilUiwin" items Us. 

((') Pro'icliii'; uivjiumoclatiou for Tuclinii hU’iintiy liiir< «l Dicmi. 

(Ueliitod to “ riis Majpsiy’.s (lovcrnmi'nf ... ... ... 10,649 

{fi) K\ji.insion of tiKliiii: Iiifiintry linc' at Kriiiputii (Ori^innlly dobilcJ 
to *' Ills lilnjp'ty’s Govprninenl." but written back in l!)l!)-20 to 
‘•47 Military Works, Onliiinry.’’) ... ... ... ... ... -:t4,247 

(<•) Uxpan-sion of Indian Tnfunti-y lines at Deoli. (Minus entry due to •• 
value of materials sold and ertslited to " His Jlajesty’-s Government,'' 
to wbieli bead the e.xpendiliire sens originall} debited) ... ... -2,783 

Total ... -20,381 


ijJls, 2,tff).“» repieseiits write-back of Establishment cbnrge.s levied on expcnditniC 
incurred in connection with the Residency furniture at Monnt Abu and Ajmef 
during 1918-19. 
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Tooi^ AN’D Plant. 

13. The* cliarges during tlie year on account of Tools and Plant 
amounted to Rs. lo.27] as detailed below, or 2-03 per cent, upon the outlay 
on Work.« and Repairs (excluding outlay on which charges for Tools and 
Plant wore specially exemjited or wore not leviable under the rules) ; — 


Fund and iVTajor Hoad. 

Outlay on 
Works and 
Repairs on 
which percen- 
tage is 
charged. 

Charges fer 
Tools and 
Plant. 

Percentage for 
Tools and 
Plant upon 
the outlay on 
works and 
repairs. 

Impeuial, 

Rs. 

Rs. 


35 — Protective Irrigation" W orks 

1,109 

23 

2-07 

43— Minor Works and Navigation ... 

07,322 

1,371 

2-04 

45— Imperial Civil Works ... 

4,65,659 

9,485 

2-04 

47 — Imperial Military Works (Ordi- 




nary and Special demands) 

82,548 

1,682 

2*04 

rWar Controller 

*-26,381 

-132 

— 0*50 

Other Worksj Civil Department, 

((Residency furniture)... 

418 

{ §-152 

1*91 

Local Funds and Contiubutions. 




Excluded Local Funds — Civil Works. 

20,200 

363 

1*80 

Contribution Works, Civil ... 

36,228 

623 

1*72 

Contribution Works, Military 

• • • 

... 


Total 

0,47,103 

13,271 

2-05 


Peusonnkl. 

14. Mr.' C. 111. Hull cojitinued to hold charge of the appointment of 
Superintending Engincei', • Rajputana, and Secretary to the Local Ad- 
ministration in the Public Works Department, up to the Gth October 1919, 
when he was re-trnnsferred to the United Provinces. Lt. Col. C. C. H. 
Hogg, C. M. G., R. E., succeeded Mr. Hall as Superintending Engineer 
and Secretary, but lie remained in the post only up to the 7th December 
1919, as he was appointed by the Government of India as a Member of the 
Stores Purchase Committee. Mr, W. E. G. Belcher, Superintcndiiig 
Engineer, took over charge from Lt. Col. Hogg, and held the post for the 
remaining period of the year under report. 

Rai Bahadur Chattan Lall and Mr. R. Gadsby, Executive Bngineei'S, 
continued to hold charge of the Ajmer and Mount Abu Divisions respec- 
tively, throughout the year. 

Diueotok, Civil Soppliks. 

15. Mr. I'l. J. Hope, Executive Engineer, (United Provinces), 
continued to hold charge of the post of Director, Civil Supplies, Rajputana 
and AjmeHMerwara, up to the 7th May 1919, when he proceeded ou long 
leave. After Mr. Hope’s departure the duties of Director, Civil Supplies, 
were performed by the Superintending Engineer and Secretary, Public 
Works Department, in addition to his own duties, during the remaining 
period of 1919-20. 


* Vide details given in para 12 above. 

^ Rs, 152 represents writc-back of Tools niid Plant charges levied on nxpeiiiHfcurC 
incurred in connection with Residency funiilni-c at Mdinil .‘Vlui and AiirteP 
during 191fc’-l!). 














16. TJie usual apiwudices showing this roads inaintained by the Public 
Works Departmoui during the year, and furnishing details of the expendi- 
ture incurred under the various finance heads, are attached. 

17. A map of tlie Province and a diagram showijig the expenditure 
are also appended. 


T.. B. 

Secretary to the Hon’ bio the Agent to the 
Governor-General, Bajputana, 
and Oliicf ConimisHioncr, Ajmer-Merwar.a, 

in the Public Works Department. 
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APPENDIX A. 

Statement showing the length of metalled and unmetalled roads maintained 
hy the Public TFoj'/'.s Department, HajpnUnia, during the year 1919-20. 






'lOTAl. HlLEAOr. 




Ro\us. 

MAINT.USBD. 

DiviHion. 

District and Native 


V 




'C 


States. 





*t3 







B 


O 

E 



V 

.< 



5 


e 

t=> 

• 


Miles. 

iililcs. 

Miles. 

Miles. 

Miles. 

Miles. 



''Ajmer ... C 







Ajmer Division * 

iSshaugfirb ... J 

Jaipur 1 

^Mewar ... t 

173 

90 

43 

17 

216 

113 



'Merwani ... f 









Mount Abu ... | 






174 

Mount Abu Division* ... 


Sirolii 

Deesa 1 

105 

109 

... 

65 

105 




^Mnrwar ... L 








j Toliil 

1 

27S 

206 

43 

82 

321 

287 


See (let nilccl Matemont attached. 













STATEMENT 1. 

Statement showimj the lemjth of metaUed and unmelnlted rands inaintnincd in the Ajmer Division durtnr/ the year 1910-^0. 


M 
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Statement showing the length of melt dhrl iDtd unuietalled roads mainlamed in the Mount Ahu Division dming the year 1919-20. 





1 


Total, -District Fund Koads, Merwara District 

Grand Total, Imperial and District Fund Eoads, Mount Abu Division 
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APi^ENDIX B. 

Statement of exyienditiire on Public Works in HajpuLana for the near 1919- 



E'CrKS'DlTllBB. 

Fmul iiiid I'jiiaiicc liontls. 

T — 

inioi'O. 

19IS.1!I 


Artniilh. 

Ucvi“cil 

csliiniiU'. 

Budget 

CBtiniftlo. 

ActuidB 

IMPERIAL. 

Rs. 

Rs. 

1 Rs. 

Rs. 

IIKLIKF WORKS JN 
CHARGE OF P.W.D. 


• 

\ 


liniH.'ATlOX WOHKS, 





Tanks in Ajmer Suk-Colleoloi-nte ...1 

„ Bcnwnr „ > 

„ Todgarli J 

5.!174 

7,300 

1,47,000 

1,249 

Total, Irrigation 

r,.')?-}- 

j 7,.*}00 

i 1.17, 000 

1,249 

Civil. WoiiKS. 


! 

1 

! 

i 

I 

Original works 

Repairs 

Establishment 

Tools and plant 

4(!.} 

Ill 

29!) 

Ouit 

400 

•100 

I 

1 

> os.ooo 

i 2.5,910 

1 2,600 

j 2,200 

I 

- 

1 ^ ■' 

Total. Civil Works 

87.> 

i J,700 

1 

! ooooo 

1 


Git.nrrinf.', RKi.n:i-. 



' 1 
j 

1 ‘ « 

1 ■ 

. Oivoii in Go\oiiinieiit lust it iit ions 

... 

1 

1 

! 

1 

1 

'I'otal. Famine Itolicf 

t!,84n 

0,000 

I 2,115,001) 

[ 

[ ^ '1.249 

Srj-OOXSTUUC'J’K )X OF FRO'I'EGTJ VF 
IRIJICATJOX WORKS. 





WoiiKsroK WHICH tkwiTAi. .\xij Ri:vr,xrn 
Accoi'xt,s not kkit. 


1 

i 

j 


Sniveysand Iiivc‘»kigatioos 

(5,27.0 

7,000 

9,000 

4,947 

W-IRlllGATJOX, 3IIXUR WORKS 
AND XAVIGATIOX. 


. 



AVoiiks roi: which Caimtai. and Revenue 
Accounts aiie kevt. 





CAriTAl. OUTLAV. 





Tanks in Ajmer Sub-Col lcetor.it e 

„ Be.'iwar „ 

, „ Todgarli „ 

H3S8 

2,.T3.S 

16.500 

26,400 

li',:l2K 

1,102 

Total 

10,72(5 

1 (1,500 

26,400 

12,4.30 

Carried over, illinor Works &; Navigation... 

16,720 

16,500 

26,400 

12,430 


APPENDIX B— 


* Fund and Finance heads. 


lMPBEIAL-(Co«/d.) j 

Brought, forward, Minor Work & Navigation. 

RuvEyiiE AND Working Expenses. 

Tnnka in Ajmer Sub-Collectorate 

„ Bcawac „ 

„ Toflgarli „ 

Total 

. Works for which Capital and Eevende 
Accounts are not kept. 

Survey and experimental works 

Total 

Expenditure in England 

f 

Total, Minor works and Navigation ... 
4.r-MILITARY WORKS. 


Original works 

Repairs 

Establishment , ... 

Tools and plant 

Suspense 

Barrack DepiU'tmont 

Total 

DctZuci— Expenditure in England ... 
Total, Military Works 


‘j.-'J-emL WORKS. 


Original works 

Repairs 

Establishment 

Tools and plant 

Suspense 

Total 

ii 

Deduct — Expenditure in England 


Total, Civil Works 
Total, IMPERAIL (India) 


Kxl'JISDlTOKB. 



igi!).20. 


1918.19. 


Itcvihcd 

estimate. 

Budget 

estimate. 

Aotunla. 

Rs. 

Rs, 

Bs. 

E.S. 

16.72G 

16.500, 

26,400 

12,430 

55,192 
15.197 
. 13,519 


49,800 

22,300 

22,200 

■H 

8.3,908 

87,000 

94,300 

90,713 

■ 

1,500 

1,300 

1,40.5 

1,02.241 

1,05,000 

1,22,000 

1,04,548 


... 

... 

... 

1.02,241 

1,05,000 

1,22,000 

1,04..548 

.5.5,798 
■ 26,750 
18,718 
1,682 

9,100 

22,400 

11,263 

317 

16,600 

6,179 

461 

3,935 

19,064 

5,217 

470 

7,229 

’6,800 

’6,600 

11.133 


49,880 

27.740 

39,819 

3.004 


... 

... 

1,07,173 

49,880 

27,740 

39,819 

2,44,757 

2,20,902 

1,05,587 

9,485 

4,001 

2,38,700 

2,23,300 

1,21,053 

9,947 

2.14.000 

1.88.000 
1,09,147 

1.5,853 

1,38,289 

1.86,855 

74,230 

6,662 

3,190 

5,84,732 

5,93,000 

5,27,000 

4,09,216 

2,874 

... 

... 

... 

6,81,853 

6,93,000 

5,27.000 

4,09,216 

8, 04, .396 

7,63,880 

9,01,740 

5,59,779 
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APPENDIX B~{Concld). 


Kxpknditujik. 





1H10.20. 



Vttnd wrt I'inwico Vpnrtf . 






( 


.Aotiinlf.. 

RovihCil 

Budget 

catininlo. 

Actiiiiln. 

LOCAL FUNDS. 


Re. 

Rs. 

Ra. 

Rs. 

CIVIL WORKS. 





Orijjiiial works 


2.1. O-J 

2,024 

... 

0.9 

RejKiira 


18,00C 

22,1 69 

23,905 

28,289 

Eslabhshinont 

• •• 

l.,4r>3 

.5,444 

5,618 

6,381! 

Tools :iiul plniil 

... 

363 

363 

477 

.570 

ToVil. LOCAL FUNDS 

... 

! 2.>,()26 

30,000 

30,000 

35,314 

CONTBIBUTIONS. 






MILITARY WORKS. 

f 



! 

1 


Origirml works 


4.7.o7 

•t,960 

019 

3,128 

Repairs 

• • . 


... 

... 

... 

EstiiblishnicriL ... 




*•* 

... 

Tools and plnnl 


... 

... 

• • • 

... 

Total, Militai^' Work- 

... 

4.757 


619 

3,128 

enUL WORKS. 






Original works 


9.228 

1 


10,979 

Repairs 

Establishment 

... 

27,318 

7,947 

> 43,605 

34,578 

' 20,458' 
5,914 

Toole and plant 

... 

623 

) 


■ 1,865 

Total, Civil Work-- 

... 

45,116 

43,605 

34.578 

88,716 

Total, CONTIlIliU'lTONS 

... 

49,873 

48,565 

35,197 

41,844 

TAKA VI ADVANCES. 






(IRRIGATION WORKS.) 




i 

i 


Works and i-cpaii-s 






EsUiblisbmcnt 



• •• 

... 

... 

Tools .and plant 

... 

... 

... 

... 

... 

'J'oul, f AKA’i^I ADA’'ANOES 

I 

... 

... 

... 

... 

... 































